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^ ^ ^ PihRiRsih t, j— 

1. ^ii*T aik ?nw - (i) 5^ Piwl tp ^tter ^ 'h-^cp) f^nm, 2007 


t I 


{2) ^ ^ ^ ^ 51^ ^ I 

2 . irf^Nis' - ^ ^ cTcfj 1^ ^ 3p^ H #, - 

{^) ^ f^lf^ 3?fllP}iJH, 2000 (2000 ^ 54)3Tf^r^ t ; 

''■'X 

(^) ‘'<pj4mici<t 5 ^ 3Tf5r^ t - 

(i) ^ ^ ?Tm^ #, 5RiR?g> w<*>k 239 ^ arcfhr 

^rsRpf ^ ^ PicMic^^ c^ if ^ t; ajk 

(ii) 3r^ *1f*i<^ 4 XIKCPK ^ ^?EiRPf 3[WrzPT 1956 (l956 cPT 48) 

^ ?jm 5 c^ 31#^ ^ ^ 

(^) “'Kp]*i” ^ ^ I4cpm ^ f^ 3?ti]^fcr t f^RT^ 3TcPkT 3t<^Y 3fk 

3TTf^ ^ ift f 3jk ^ 3Rr>t^ ^ gRT qrf^ 13 Tff ^ 1988 ^ 

^ TTRft xicpcM ^ ^ WC5a ^r5<I?r ^ ^ 

’ft f ; 


3084 GI/2007 


( 1 ) 



^ ^ 3jk ^ ^ f. 3^ ^ f aWm 4 f, ^ arsj 

aiWr^m 4f I 


3. '<R«4Wih«l, t«^4l 3^ Qbiiiiftciiiji T^ ^Ntr ^ 4llW<ui w 7 ^ 3i^ 


: gqM ^ 31^, i> ^rPmfur afk f^gjRT ^ ^ 

iWf I^JRT^ 3RT% alcR ^tzM m ^ t 

3tk ^ tejff ^ 4 ^ tTB^H ^ •»^ ^ 


4. Hpxiii zi5t ^ art? ^JSfccn ^ 1^ nfi^ ♦- (i) 

^ HTTRB ^ wrtf ^ ^ ^ qR41vji^i4rt/?af>Nf f?>5^ira5W'rtt ^ 


5r^3Tt, ?gM ^ 
in^rt^ g>r 
FT ^rf^^ROT #in I 


^ ?T^ 




^ vrm^ 46^11 gjt Ti^ ?nrt ?gfWf ^ fl>iTi«T>dm1 ^ ^rjwsFft ^ ^ ^ 

^ ^ ^ ^Rg>R ^rmif^lfil: ?IFHI ?Rg>R ^ ^T^sq^TST MjimH ^ W»Rt % 

tjff ^ Pi^RVi ^ MR'!T>d'fi3rt. in f^ui^diMl ^ ^ i 


nsnl^if^. ?r^ ^Ran^ m ?m ^ ^ nwn ?Rg?R^ n^nm ^ 

t m 'iP4>d! ^ MRiilvidiart. m f^nichdiMl ^ ^rnn 5 art? P^nn 6 ^ a?^^ 
?nn? sft^ I 

1 

j 

m ^ ^TsT ^ 5Rn?R ?r^ yf^irt^H'iart, ?g>Wf m f|Fnr 4?diMl ^ 
^ art^^ ?fnn ?n f^mnt ^ 5 afkf^nm e ^ ar^ nanfMI?f yf^m ^ qr^ i 


5. ?i^ ?T^ ^ anftn ^<^Wf wt ai^*rt44 •• (1) ^fhi m a r y rt' ^ 

f^^rtcrf^ Wi ^r ararf^^ :- 

(cp f^rtW c^ vdmrtn ^ 1^, ^cf>tn ^ 31^ T^ ^ Tjv^ Ml^iildHiart ^ w^^rar nR^ ^ 

^ 5n?rtt art? vjmPi^h ( 2 ) ^ naiif^l^f^td ^ gnnf nft ^ viMnVi ^ nt^'? ^ l 

^ ?T^ f^RT^ 3!?rrt^ yid^irt, ngF 3 art?nkn ^ 3 trt ^f^RT# 

■?T^ t I 


( 2 ) w^ ?#? rt f^w? fen? n? nnnt ^ ???? A Pinf^Rdd ^ 
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(i) ^ ijm: 5^, WTTfft vsiH Pi<i>m ^ ^ ^ ^ ?rR^ 

^ (^) ^ WTT ; 

(ii) ymim ^ ^ i^rqfrjT mwfi afr? ^ ipr iiMm, m 

#T tnf^ ^ f^r^, w ^ aft^ ^mpT 3i^ g>i am^ 

^ ^ t ; 

(iii) xi<s3^ ^TvSRPf ^ xi'«D« xiMi^iMil ^ tf*ii’iiox aimfllf^«j> i>n»T5ft f5^*^tui ^ TH^ 

ajW wnid'i im ^ ^‘PimIu i ;3jk 

(iv) TJPftw ^ ^ ^ Tjfe Tl^ ^ Wipf ^ ^ 

f^«?>RT I 

(3) ^ ci^ ^ #»ft aik ^mimcmr ^ ^ ^ ^ f^cil^fiey ckrt ^ #»ft. ^ 

;3(k^ ^ (2) ^ ^ cra> vjf^Rad gmi! 4 ^ wnff ^ vsft^ ^ ^ 

f^cff^>l ^ ^ gvT #, ^ 3?^ ^ ^ 3<k % ft ^ fl^ 

f^ecTTrqf ^ ^ ^jqcW f I 

(4) gjpkl^ arf5lcr>x(u|, XIXCPK ^ ^l>t ^ ^k^iluHiaff g>t >dMcl^ <j?^nj<|| 

'ti'5cr> ’Tprf^ ^ ^fifrar ft*TT I^rt^ Ikcrr xflMtvj, xio^^ ^rapfnf. ^rvfnrnf. fkcn ■jnfkr 

^ ^ 3RT ?m>kt ^ f^-1 ^ if viM<f?ld ff»t, ^ aifcjQiW ^ 3?^ ^1?:^ % ft 

3P.[*flf^ ift fWt I 

(5) ^ikJTt^Rk f?r ^ fhft ^Tsnf^ifci ^nszT ^ ^ ^rozr ^ if ^ '’arfeT ^ 

f^4>m ff afk Mwiql ^ aRptcT f^f^Rdd f^^vui ft fff, arafcT > 

(i) m4 alk 1kc!T (t^srcft)^ ^ ; 

(ii) ^ ^flRi ^ hhRj^ afk ywif^d ^ 5H ^ ^eir •gjif ; 

(iii) ^EfR ^ ifwif^cl ^ 5raf ^ ^TGRPt ^ f^r >Fr5^ ^ 3RTKIT 

(iv) gnf ^ ;ra»R f«RT^ arafcT f amn? ^nj ft f ; •' 

(v) ckrf ; 

(vi) qixxiRcn 3?^«T^ m aiiyiRd ^41v»m g?t ar^^iiRd oTFTcT alk ai^^^iPid ^i^Rd) oiPicf ; 

(vii) d'^iRd 5rrw ^ cnte ; ' 

(viii) ^RFR g^t cTTte ; 

(ix) ^kfkRT ^ 3(iq?qq> ^Tjof f^cvHPff ^[ffd ^ g>t ^^IcWcTT ^ ^r?El f I 
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I 

(6) ^ ^ m ^ ^ I i 

(7) 1 sTsnftti 3 >r} * JTpm5, f%^3nF> 3*^ TisnPi^ wsi an^w 

sra sifiicm gi^ 3(k ^ gS 3^ ara ^ 

ailSg; M 3ig^ gftiftgra gft ^ fct^ araf^’ft 11 j 

(8) TRgsR; ( 4 ) a(k agPraa (s) it arfimite TOti^ * jraraPm! ai^atga 

cT0T chl4mcl<^> Srf’TciT^ SKI mm STFcIT^ ^ rtcn^^cp) 3fk f^rlttT ^ 1 

(9) ;R^ ^ yi!ll'Mpl<37 eHM ^ ^ afcRTcT ^ 3Tf^ ^ ^ #? ‘Jlf^ ^ 

^ ^ ^ 3Tf^m^ I 

{icj) ^ HIttchd'H Wl ^ > 

(ii) cj>r4 ^ yi«w?'^ ^ aiicbf^^di ?¥N ^ ^ cwifc(€t Pi4^wi 

^ ^ M 1.5 ^ ^ ^ ^TGi^J^T 

^ ^ f. ^ ^ cTTM ^ ^ ^rfcRRT ?r^ 

srR[ 5TT^f^ 3Tf^r^ ^ ^ ir ^ ^ ^ wm 

cj^ c^ 3fk ^ ^ ^ ^ ^ ^ ^ ^ 

prt^r^ ^ 3RI srf^mjT^ Pi^m 11 

(1^) 3Tf^ra>^ ^ ^ ^ ^ Pl«Ml^i'-T ^ 1^ ^ ^ ^ ' 

(1^) ^ ^ 3T^^ 3lk ^ ^ ^ (t>l4Mld<l> 3rffT^^ ^ ^ I 

(li) 3?f5ra7^ ^ ^ <^f5oM MR<l)vj-fT 

3tt7 cf^ ^ ^ cTT^ ^ ^ w ^ ^ ^ ^ 

^ q;? ^ ^TPT^ ^TW ^5rn^ 

(l^) ^ viMtIM ( 5 ) ^ f^lf^ ^ ^ iT^ ^ vinW I 

( 1 ) 5 ) ^ ^ ^ ^ ^ ^ ^ 


ynw 


(1|5) ^ ^ ^ ^ ^ ^ 

^ ^a:^ gRi ^ ^ I 

(17) <b ^ 4Ml<^» arf^raRW, 5RW -1 ^ ^ 5mm5r ^nar ^ ^ ^ 1^ 

^?ijfcpR gRi f^r^ ^n^flra? gRi 1^ ^5 it<?iit I^rt^ ^ ’ft M 

;3i|f m ?ft 3Tt^lf^ ^ f^TRto ’ft^ ^ ^ 

1 

3?|^IR ^ #ft ; 








[tFiii—7srgg3(i)3 
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XT^ ^ ^ ^ ^raJR I^TRtte ^ WT ^ ^ ^ ^ 

WT ^ 3Tf^ ^ M sftxf WT ^ ^ ft t ^ ^ 

f^>2n vJrrxnTT i 

(18) ^*i 1 ^ f>ei crnicT ^ 3ifjfl?;=T ^ ^ ^ ^ wrp^ra^ ^ ’^t 

#qTXTT3?f^^ trtt. gxf 

^r ^^)Wr ^ 11 

6. ^ Wtt ^ 1^ f^ri^ ^5T - (1) Jir^r^ w ^ ^ ^ ^ ^ 

5frg»ig^ gjT x?g> - fcr?it ^ ^ ^ ^ ^ ^ ^ ^ 

gmrnr sfh? ^ ^ g?r M^td<i<ff fWgg ^ anti ^ fg^# ^ srt 3?r?te ggrg wn 
ttgt I 

TT^ qyg i d g^ fWf gsT -m^ g5t wj^ ^ qi^wf^cp ^ ^ ai^ftg 

f^5^ ^Tjg ^ ^ #5r g)t g^ c^ 4^ I^Mli^?T ^ wr ^ ^ ^ ^ ^ 

^ gxf ^ fcH? ^ ^ «f»Tq»i ^ ^^g# ggt g^ sft^ggg % gtf ft ^ ^ ^ • 

< 

(2) ct>i4M r « g? 3?f^rg?^ fWgg wr ^ 1^ ^3g4rg swnnggr ^ sfr^ ?g ^ 

5nT% 34? ’Tff^ig? aizft gf^ 4t ^ I 

7. ^FSII ^ ^ teRT * ^ 15?^ it) ^)R1^ 3l^ afel^ 

3jk ^ ^ t 

(i) 3Rr??rf^ig> ?T^ gr ?Tgg ?rgmp) g? ?ft^34 ^ 34^ gft ^ cnt f^? grgiit ^ 

j^eg tm g>t gR^ ^ 3?Tgggg> % g>t 3m??i^rg7 #4^ gtMgRisft ^ ^ ^ f^gr? g>t 
uip^it 34? PiHf^Rarf gnt ^ srmi? g? ^ g? ^rggr. > 

(i) g??ni^ ?TW gfg^ ^ 3RT??ff^ig> ?F4tgRt i4 ^g>? ggrgift ; 

(ii) g? fcf gf^zftwm g4 xjf4^ t gn ; 

(iii) ^ gg g5w ^ w ^liir tig ^ g4t g ^ t) ; 

(iv) M’W i f^ti qR4iv>i*tf it) gi»»f^a wga grmHmgr g^)^ g^ ^ ^ '*4^ g t)4) ^ ag> 

?R^ -m ^ 3?^ g ^ 4) gt ^ I 



i 

! 

j 
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(^) fjm g)t MRiiluHiq, ^R^njUI cfFRT ^ g>t ^ ^ gRT 

#»ft I ‘ 

(7) ‘7>i4mc{q> 3?1?ra5^, ^ ^ 30 3?^^ ^ ^arg> 3id’<y»(^ct> ^ 

^ 3ft? 5^ HR<4oi-Ti3ft g>t ^Pld ^rSTT 3Rlffe #»ft, ^ Jipftw 

vjhft 'H^Rid sft^ sft? ^<T>i ^4lfxiry ift I 

(s) <?>i4moiQ> 3rf5r4>xu| ^ MXdis ^ Wr^f^d ^ SRPtcf ^ 3|^ 3ft? v}M41Rldi 

^ 3RRUI 3jd4l^d tf 1 

8. ^ 3T^<ft^ 3ft? fttr ^frttir — (i) f?rz|^ 6 it Rrf^te mR41vjJ*II ^ ?R?f sft^ ^!WR 

5Rr ^ 3ft? 3ft?mRT? 3m? ?Rft# gft ?t^ gtt ?a[^ 

^ 3^4^T ^7^ ^ 7jxr ?R4lxj|dl3ft ^ 9)^ I 

! -■ 

(2) ?T?^ Cpt4mci<»> 3rt^£hyui, ?g^ ^ ??mcf m tft 3RT? ^ i r^d> ?i7ft^ Ojof^ xftf^) 

TIT 3TTte> (TJ^ jrfcRRf tfrf^) ^ 3ft? ^ ?R4lv»Hi3ft ^ M>cW>cId ^ 

sfR ^ 3ft? >3?(^ 4?did ?i?g>R d<T>4)cr)1, f^rftTI 3ft? yRFRiRra? 3(^*ft<i^ ?R!f ^ 3?^ 

?rB^ Xivn4i4 MR^ivJidfSft ^ WlcW»dHt ^ TIT HXTWj^ui cfPJ^ ^ 

TIT *114^4^1, ?3>tTT ^ 3T#T ^TtMvFITSft ^ cfT^ #»t I 

(3) gjTThira^ 3if5r^?oi ^ jmrf ^ wiOiMd ^ ?f^ ^ ^ 1^ ^ % 3ft? 

^ ^ 1 3ft? ^TTTftRicn3ft 3^ Bsr^. Tif^ ^ ^^ ^ ^ Tff f I 

(4) 3iaxxif^q> ?TTlHt B?f ?^>tTT ^ 3l4t^ tftf^ ?RTftv5R|3ft tR Tf^ cTm?! 37^^ ^ 

srfcfR^ czin xto^q ?Iv3rt 4 'iR41widi3ft ^ ^pn? cir^ l 

( 5 ) 3nRi4> tr^cd ^ 3M)d ^41yd uRTfRpnsft ^ ^ siRig? "gjif 3 ?f ^<td wtt 

cpi4meiqj 3fftrq7XU| gRI 3^^ Tf^Tj ^ ^7?n«pft gRI TjfF^ | 

(e) ^ 1^ Mlf4d HR4lyi'113ft ^ 3?^^ ^firnaft ^ sm cj7*4)^ ?i?c|5r ^ ^ 3<^*ftdd 

PTM ^ fW TiiT^Tn I 

(7) 3ftfte fftrl ^nri? ^ ^ 3nffe TI^ TIgft g5t q R^ftMid 13 ft ^ 31#? ^ | <w^dd q?! 5?^S7T? 
3T^?f^ I 

(s) 3idXXlf^cr) prft# qRrftvPTSft # ^d'^lfild MIQ^TxtH <^*41^ # fft^R # ici? ftvifT viTT 

^Tcftiq tiR Hm?T cfT^cT q? 3r5#TT #?T ^ q^ 3TRiq> ^ \j?n^ ^ ^ I 





:o 
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( 9 ) yNMl4 ^ (^3!^FT^ 3fNf 3^hf ^ 

^ ^ SRPRlf^I^ '«'5«nY ^ 4^1^^ 

I 

(10) ^ MWl'ilf TU ^ ^ '*i(^W<»>r^ <«<<aiq W ^ X 

3T%?5^ ^ ^r*TT I 

9. w ot®® ^ ^ ^ - 0) 

f^jfr ^ 4 ^ 1 



HI<M>dH ^ 


^ cfT^ 


<*»i4mcra» 




( 2 ) (i) wS ^ 4?i4mi<^ 3 <R 4 >^ui urt ^ afmRj^ ^ 3i^ ^ 

^ ^ mR4 1 v>ih i ^ ?m ^ ^ ^ 


(^ i 4mdef > 3rt^ra5^ ^ ^ - 1 3tk tot - 2 # 9 ^ ^ aft? 

RrUl 95t 1^ ^ ^r59 9T ^ ^ ^ TTT^f^ 

3Tf?r95T^ |[M ^TRra^ ^ ^ ^oqiRo I 


( 3 ) we 5d^ ^TtR9 ^ ^ Rtw ^ wf^ 11WI91 ^ ^ ^iRrm^ 

^ %q TOiRe sjiit ^ arjwi #T^ 

( 4 ) ^ ^ ere^ ^r, an^ ^ g^t Trjot 'i'TcW^ laiWTi^ 9^^ 9 >t 9>iw #tt 

^■i 995 ^ RR^Ra arg^ ^ i ^39^ 95i?hT^ stR^rot gRi sw ^4 ^ "e^ 

3TT fee 99) #Re #f I 

10 . 9»rot ^ Rhiicsh - ( 1 ) 9)i4Midcb 3 tR9R^, RSt ^ 3T4fe *i'^'< w^ft mR^I^h ^Tsft aRT^a 
inR^rf^iej \M41v3fi afte anfe) ^ t. ^ ae^N^re ^ iR^eRiRia 95 ^ - 

(g) 9T ^ qR4l9 R T 3ft 9)T f^en^e 9ft ‘?tf%aT afrr ^fPtR4^ ^ ar^ 

R=9t empn ; 

{^[) wit 99 99Tf^ RpfeR aw? gRT f^fla MlR^d y^)9T3Tt ^ ^ ; 

4 eM 9 RT 3 Tt 9 ft eif^. Rate atw 97 atfe cnea 9fr ^ 9 r^ ^ 9^9^ 4tfcr ^ 9 ft 










^W3(n] 
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(2) ai l ^cbvui mR41v^^i ^ ^ hwtt f^JRT^r mt ^ ^ alk ^ 

5RT f^ ^ 3r5^ ^ ^ffTR 3TRr I 

(3) ^rr srt wsq ^ ^ et^ ^ ^#7 3Tf?m>T^ ^ ^ ^r f^r^ 

3 jf^<!M^ r(\ ^aR?^ gRT g>T4 ^ ^ ^tRTT ^ STmiftra? f^SRT #? 3fk v3f^ 

^ Rt^WRF ^ ^ <f# vJfM ^ 5fR^ ^ f^Rft 3RI 3rf?ra>T^ 

^ aff^raRUT ^ ^5^ : 

^ ^ wf$?T ^ f%f^ t^j(t1%ZR ^ 3?^ ^ f^^MlHI aftR 

f^n^T ^r ^ ^ ^ 3?^ ajk ^ ^ ^ ^ ^ i 

^ ^ ^ fcH? Hli^<J>d ^ Rn?nT I 

(4) iRT Tr5>R MiRif>ci art^rcpT^ ^ ^ ••ft ^ ^ ^ ^Mcbl zn ^ 3?^^ cf^ ^ 

Pwrq^ gR^ ^ ^ g> Ije?! ^ cft^ 5rfcr?RT ^ 3F^ W ^ I 

(5) ^ 1^«RT 3jk rM ^ 5rzfr»T ^fR^ ^ 3?raTl^, 3RRrer m 'H'icbR gRI RPlf^d 

^ I 

11. jnrf^ aft? - (i) aid^yif^cb aft? ^ 3 ?rt ?fhi ?r?^ c^ 

TiT^ ^ w4uicI 4> 3?f5igROT ^ 4^ ?pft ^>14? ^ ^ f^4r4 g4 ^ f%4w? 

f^?R? 3ft? kt 4 ^ ?i^ ^ ^ f^mr^ ^ 3ft? ?r^ 5ic4m fcr*^ 

wvi^ g>t % w w ^ 4^ ?gw vifpft ’mH? 3ft? chi4mdch arf^r^RtJT ^r^rm f^?t4 ^ mm 

m ?ni%gi gRT m % RTRnf^cT ^ ?RRT ^ ^ ^SJRihl ^TuRT I 

(2) 3??R^rf^ch ?f4r^ 3ft? 3n^ TTFcg g>t ?i^ ?t^ ^ 4 j l H i f^cb ;nT% aft? Rrfte 

^ ?RZr5R gft 5Rff-R2 3ft? yRiW-3 4 ^ ^ifcRft ^ i^Wil^d ^ 3IRI 3Tf l | » l R4*i ^ f^RlT 

RTW ^ cwftmcf* aft^RRor ^ ?riir gRr Pi^Rid i^, ftv^ ^mpft i 

(3) ’ftte jFTfcr i> ?n«T ?n«r a^ff gft gRi ftHiRra? amn? ?? 4>i4md4» aif^^gRor ^ ?!tsj 

^Hf4dWd in f 4<iRd 1^ I 

TRW - 1 

(ftaa 5 (18)4#) 

^ JRTRrT f^RIT RRfT t f^....?Rtf ^ ?g)7T tftd MR<i^»1. 

nRqe^ 3ft? xivji*ii4 ^RflcR gRI ^ m ... dRhj....... gRF 

Rn4te ’T? 4 fyRTft.gj^ ^ ^ gj^ 

4^ <?>i4T 4 ajg g>^ 7|^ ^ I ^ 3j^ JRTRrt RTdT t 14? Rv^ g>T4t 4 ^ cftgcT wm 

^ t aft? oqf^q? gjigf g^ ^jpjd 4 344^ g^f f | 

^ ?rf4‘?/'W^dd ^ft4g/?rf4^ 
.^?Rg?R 


3084 Gl/07—2 








2 
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wA vf 
*^1 


PWt^«l » 3lf^q«Rnr 


^Hmt ^ ^ •jR^'fiwrtt 'fern R'^l^ 


(fli>.ift.)/ 

^1^) 


Sjguft 

X!Wl 

^iraf ^) 


T^T^U 

3^k 


<1^41 *i>l 




%ffm ^j^tfii yftifw 


TEW!p<r 

Trtr 


P‘ 


M ^ 

■^Nh 


^ 2 


?P1» ^3 m*iRj 
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gW IBg ^ 

»l4MMy 
gft*rHM fpT “Pnnn 


TPI? : 


jF^T 

?T®5n 


3 

^3{N 1^ ^ PiflmKd ^ ^ ftqtt 




HR4t5 HT 


tei3R 


Tim 


«^»i4 ^ (Vi'^ 

4<3Wcn 
^ WT 



-* ^ 

^ WIPI 


1 


nA iwrP<i 


^WlP^ nw* 


^ »»#>> 
hHii^ 



t3f^ ^ 



IPFFft 

^ ^51 

1 3di?T 


■HW 




TR HW 


jfe ^ 
’^WPw 

t 


Iffq 5, 

( ^ 7 

b 
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MlHISmGfmADTRAI&PORTANbmGaWAXS 
NOnFlpqipN 
New Delhi, the 10th July, 2007 

G.SJL 47S(^^—In exercise of the powers conferred by section 12 of the Central 
Road Fund Act, 2000 (54 of 2000), the Central Government hereby makes the following 
rules for the disbursement of the Central Road Fund in respect of specified projects, schemas 
and activities relating to development and maintenance of State roads including roads of 
inter-State connectivity and economic importemce, namely:— 

1. Shoft tme, and commencement.- !/) These rules may be called the Central Road Fund 
(St^tf R§ads) Rules, 2007. 

(2) They shall come into force on the date of their publication in the Official Gazette. 

2. Definitions. In these rules, unless the context otherwise requires,— 

{a) “Act” means the Central Road Fund Act, 2000 (54 of2000); 

(^) “executive agency” means— 

(i) in the case of a Union territory, the Administrator thereof to whom the functions 
of the Central Government in relation to the execution of works pertaining to national 
highways are delegated under article 239 of the Constitution; and 

(ii) in any other case, the State Government to which such functions are delegated 
under section 5 of the National Highways Act, 1956 (48 of 1956); 

(c) “scheme” means the scheme for development of state roads including roads 
of inter-State connectivity and economic importance and includes the schemes relating to 
development of State roads sanctioned under the Central Road Fund by the Resolution 

governing the Central Road Fund as passed by the Houses of Parliament, dated the 13th 
May, 1988; 

(d) words and expressions used herein and not defined but defined in the Act 
shall have the same meanings respectively assigned to them in the Act. 








iNrsement of Fund in respect of pirailects, schemes and incthritles.j^Sttbject to the 
lions specified under mdon 7 of the Abt, the Fund shall Ibe disbursed for projects, 
les or activities relating to the c(Histnictimi and development of State roads including 
of inter-State connectivity and of economic iiiqx>itaiice but excluding the rural roads 
> be identified in accordance with the rule 4 of these rules. 


ocedure for identification and prioritisation.— (/)The Central G wemment shall 
fy the projects, schemes or activities for release of Funds iniconsuitatic n with die SUUe 
mments or the Union territory Administrations, as ^ case tnay be. 

ail the projects, schemes or activities so identified cannot be saiictioned due to 
ige of resources in the Fund, the Central Go^vemment shsfll prioritise the projects, 
les or activities for release of Fund in consultation with the State < jovemments or 
1 territory Administrations, as the case may be. 

■ . ... 

The State Governments or the Union territory Admimstr^ons, as 1 ne case may be, 
furnish necessary details as per rule 5 and rule 6 of the projects, schemes or activities 
! Central Government to facilitate identification and prioritization of the schemes. 

The State Governments or the Union territory Administraljions, whi e furnishing the 
s relating to projects, schemes or activities to the Central Government, shall observe 
rocedure as prescribed under rule 5 and rule 6 of these rules. > 

iproval of schemes under State roads.—(7) The ^proval 6f schemes relating to State 
i shall be done in the following manner, namely:— 

(a) for utilisation of Fund, priority may be assigned to already sai ctioncd projects 

nder the scheme and tl^e accruals shall be utilised for new works to pe sanctioned as 
pecified in sub>rule (2); ] 

(b) all State roads including State highi^ys, major district roads aijd other roads of 

npoitance excluding rural roads. | 

he types of worics to be considered in this scheme shall comprise j 

(/) construction of missing bridges, cross drainage works, rehabilitation of bridges, 
widening of two-lanes, strengthening 6f weak pavement sectiohs; 

(»■) engineering aspects of road safety works covering improv jment of traffic 
iim:tions, road marking, signaling, c<mstniction of subways ard over-bridges, 
onstruction of parking lay-byes, bus sheds and die like; 
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(i/i) construction of bypasses, parallel service roads along national highways or State 
highways, in built up areas in exceptional cases; and 

(iv) development of connecting roads to national* hi^ways from rural roads as well 
as to tourist important places. 

(i) The proposals shall cover sufficient length of road and shall generally be covering at 
least ten kilometers length, unless the requirement for connecting two places is less than ten 
kilometers in so far as works mentioned in sub-rule (2) are concerned, and shall include only 
those works where land is available without any encumbrance. 

(4) The executive agency shall make available the Central Government a list of projects to 
be taken up which shall be shown on the State road map indicating district boundaries, 
national highways. State highways, major district roads, rural roads or other types of roads 
in different colours, in addition to the roads already approved under the Fund. 

(5) The projects shall be selected with a view to have a balanced development of the road 
network in the entire State or the Union territory, as the case may be, and the proposals shall 
include the following particulars, namely :— 

(i) name of the work and district(s); 

(ii) index m^ showing the area and the proposed road or bridge or improvement 
works; 

(iii) category of the road proposed to be improved whether the State highway or major 
district road or otherwise; 

(iv) scope of the work including the specifications to be adopted in brief; 

(v) length; 

(vi) estimated cost of the project based on the actual requirement and realistic cost 
estimate; 

(vii) probable starting date; 

(viii) target date of completion; 

(ix) a certificate regarding availability of the entire unencumbered land needed for the 
project. 

(6) The estimates for land acquisition shall not be considered under the Fund. 

(7) The standards, design and specification of the works to be proposed shall follow the 
relevant guidelines, codes, Indian Road Congress specifications as directed by the Central 
Government and the period of completion of projects shall not exceed twenty four months 
including period for tendering of projects. 
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The Central Government ^lali accord administrative a^rovali fo ■ the proposals as 
ntioned in sul>rule(^ and sub-rule (5) above and the technical i^pr }Val and tlnancial 
ction of the proposals shall be accorded by the executive agifhey. 

No excess cost beyond ten per cent» of the amount admih^strativel) apf«t>ved for the 
posal shall be permissible and the excess, if any, over and above ten per cent shall be 
inged by the executive agency from their own resources. 

) No revised estimate will be considered by the Central Government 
) The estimate for each work shall include provisions for cohtingenciei i at the rate of 3%, 
ility control at the rate of 1% and workcharged establishment at the ra of 1.5% subject 
the condition that out of these provisions, funds to the extjamt of 3% of the cost of the 
rk shall be placed at the disposal of the regional offrccf tqjipointiid by the Central 
vemment or any other officer authorised for the State of tlnion toi itory for incurring 
>enditurc on hiring manpower and execution of quality contjol of the v orks. 

) No agency charges shall be payable for the execution of wpfks under the scheme. 

) Maintenance and upkeep of the projects after completion^^hall be ti e responsibility of 
executive agency. 

) The executive agency shall ensure that an individual iHt|)ect is tec inically approved, 
mcially sanctioned and awarded within a period of four months from the date of 
ninistrative approval of work, failing ^^ch the woik shall deemed to have been de- 
ictioned. ' * * 

) The sanctioned works shall be completed within the timq schedule j is submitted along 
h the particulars referred to in sub-rule (5). 

) The accounts of die Fund shall be audited by the Comptroller and i Auditor General of 
ia, in such manner and at such intervals, as may be specified by him. 

- j ^ . 

) The executive agency shall furnish the utilisation certificate in Fprm-I duly verified by 
regional officer appointed by the Central Government for foe State or the Union territory 
ng with the quarterly progress report based on which further installment ofFumls shall be 
jased to the extent of expenditure incurrei and the pl^^sical ^pgres^ of He 

Provided that, the total ampunt so released during any frnancia! ye ar shall not exceed 
^amount accrued to the State or Uni^ territory during font Hnanci^ y >ar and'die amount 

ich has not been released from accruals of the previous. yeSff^. 

) The total cost of the schemes to be approved shall be jimlted to the bank of sanctions 
ich shall not normally exceed, at any point of time, two timw the am ual accrual for the 
ir in which the schemes are sanctioned in respect of any State or Union territory. 
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6. Release of funds for State rpads .—{!) One third of the accrual for the current year 
for each State or Union territory shaH be placed at the disposal of the concerned State or 
Union territory for utilization against the sanctioned works and the said amount shall be 
maintained as a reserve by replenishing the expenditure from subsequent releases: 

Provided that the subsequent instalments shall be released on the basis of the 

fc- 

progress of works and actual expenditure subject to the condition that the total amount 
released for any State or Union territory during the year shall not exceed the total accrual for 
that year in respect of that State or Union territory and the amount which Has not been 
released from accruals of previous years. 

(2) The executive agency shall submit the utilization certificate for the amount released and 
shall also submit quarterly progress report and monthly expenditure report annexed to these 
rules. 

7. Manner of sanctioning schemes for construction and development of State roads 
including roads of inter-State connectivity and economic importance.— (!) The inter¬ 
state roads or bridges at the border on State highway and major district roads necessary for 
ensuring thorough communication between two adjacent States shall be considered as the 
project of inter-State connectivity and shall be considered on the basis of the following 
guidelines, namely 

(i) the proposed road should facilitate inter-State connectivity between States; 

(ii) a bridge project on the border roads may be given priority; 

(iii) no improvement worit should have been done in last three years on sucn' road; 

(iv) the estimated cost of the proposed project shall not normally exceed rupees 
twenty-five crores unless permitted by the Central Government 

(2) The following projects on State highways wd major district roads shall be considered as 
the projects of economic importance and shall be considered on the basis of the following 
guidelines, namely:— 

(0 the proposed road should be either directly connecting to or leading to an 
important maricet centre^ilfconomic zone, industrial zone, agricultural region, tourist 
centre, religious centre and the like where significant economic activity is being 
undertaken; 

(ii) roads benefiting' vulnerable sections of the society, such as, scheduled castes, 
scheduled tribes, ghat roads and roads connecting ecologically sensitive areas; 

(iU) roads leading to cento? of economic activities, schools and education 
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institutions; 


(/v) roads leading to socially important infrastructure, inch as, cremation grounds, 
bathing ghats, orphanages, old age homes and public utilities; 

(v) roads connecting the State highways, the national highway s and link roads 
(:onnecting the tourist destinations. 

(i) The estimate for each work shall include provisions for contingencies it the rate of 3%, 
quality control at the rate of 1% and workcharged establishment at the rat; of 1.5% subject 
to tie condition that out of these provisions, funds to the extant of 3% of the cost of the 
wori shall be placed at the disposal of the regional officer appointed by the Central 
Goiemment or any other officer authorised for the State or Union terri ory for incurring 
expenditure on hiring manpower and execution of quality control of the works. 

{4) Where the improvement work has been done in last three years in respect of any roads 
referred in sub-rule (2), such roads are not eligible to be considered for saictioning of funds 

unc er these rules. 

(5) The cost of the proposed project shall not normally exceed rupees twenty crores unless 
per nitted by the Central Government. 

(6) The schemes under State roads of Inter-State connectivity tod State l oads of economic 
importance shall be covered to the extent of 

(a) ten percent, of the allocation for State roads; 

(b) roads or bridge projects of inter-State connectivity sMl be ful y funded from the 
Fund; 

(c ) projects of economic importance shall be funded ^y the Fund to the extent of 
fifty percent, of the approved project cost. 

(7) The executive agency shall, by 30th April of each year, fulnish sepai ate lists containing 
Un ited number of road and bridge projects of inter-State xonnectivity and economic 
importance which it would like to sponsor for sanction along with nievant details and 
justification. 

(8 The executive agency shall not sponsor any proposal iiiyolving laid acquisition and 
sh fting of utilities. 

8. Approval and financing of schemes.—(i) Particulars regtoding the projects referred to 
in rule 6 shall be examined by the Central Government and the executive agency shall be 
in brmed of the projects identified for sanction under the scheme of Slate roads of inter¬ 
state connectivity and economic importance. 

(2) After selection of the scheme, the executive a^ncy concerned shall submit the detailed 
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estimates for all the road and bridge piojects of either inter-State connectivity (fully 
financed) or economic impoitaiK^ (fifty per cent, financed) and thereafter the Central 
Government shall accord techni6al, financial sanction and administrative approval subject to 
the condition that the existing procedure and guidelines applicable for the national hi^ways 
projects with regard to framing and processing of die estimates shall be applicable to the 
projects sanctioned under this scheme. ^ 

(S) The executive agency ^11 render a certificate to the effect that land is available for 
road development and is in its possession and removing of utilities, if any, has been 
completed. 

(4) Permissible limit of excess expenditure beyond sanctioned cost on projects fully 
financed under this scheme of inter-State connectivity shall be the same as applicable to 
national highway projects. 

(5) For the projects sanctioned under economic importance, any excess amount over and 
above the sanctioned amount shall be borne by the executive agency fipm their own 
resources. 

(6) No expenditure beyond permissible limits for fully financed projects shall be committed 
without obtaining the previous approval of the Central Government. 

(7) Revision of estimate shall not be permissible under projects of economic importance 
category for partially financed works. 

(^ The revised esdmate for inter-State connectivity projects may be submitted to the Central 
Government for consideration, if the cost is likely to exceed beyond the permissible limits 
on the sanctioned cost. 

(P) The existing instructions or guidelines in respect of tenders (pieKtualification and 
acceptance) and revised estimates as applicable to national highway projects shall be 
applicable to fully financed projects of roads of inter-State connectivity. 

(10) Future upkeep and maintenance of the roads or bridges after completion shall be die 
responsibility of the concerned executive agency. 

9. Release of funds for inter-State connectivity or economic importance works.—(/) 
The funds would be released in every financial year in installments. 

(2) (i) the first instalment shall be released on the basis of requirement communicated by 
the executive agency and the quantum of that instalment shall be regulated in accordance 
with the phasing of expenditure for the first year of the project indicated in the 
Government sanction. 

























the value of the work to ensurd execution pf the work as per standawis and specifications. 


(5) The periodicity, intervals or the procedure for such in^ctidn and exercising of checks 
shall be decided by the Central Government 

11. Progress reports and review.—(i) In the case of State roads ote than inter^State 
pormectivity and ecohcnnic importance, the executive agency shall subihit quarterly progress 
report of all the works sanctioned fiom the Fund for the quarters ending June, September. 
December and March every year and such report shall reach the Central Government within 
one mcmth fiotn the date of ending of each quarter, and the executive agency ^1 send i 
coRipietion report or certificate <^y verified by the audit as soon as the works ai^J 
completed 


{2) In rtte case of State roads of inter-State connectivity and economic importance, the 
quarterly progress report mid the monthly expenditure report shall be submitted to the 
Central Government in Form-O and Form-Ill wkh copies endorsed to such other officer as 

directed by it by &e concerned chief engineer of the executive agency. 

(3) The physical progress as well as expenditure shall be reviewed and discussed with 


executive agency 


on quarterly basis by the Central Government. 


Form-I ^ 

(Seerulc5(i«)j 

UTIUSATION CERTIFICATE 

It is to certify that out of an amount of 

Rs..crorcsAakhs released by the Ministry ^ Shipping, Road 

Transport and Highways, vide letter No....... 

dated... an amount of Rs .xrores/laldis has been spent 

on works sanctioned under ^e Central Road Fund scheme. It is further 
eertifled that expenditure has been incurred on sanctioned works only and 
has not exceeded the sanctioned cost of individual works. 

Deputy Secretary/Joint Secretary/Secretary 
Government of. 
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Executive Agency 


Progress Rep|)rt of Works Executed from Gentrai Road Fund 

Report for the Quart el^ Ending.- 

Amount offDate 


&o. 


Ni 

the 


dim 


of 
Work 


Length 

(Kin.yM 

(For 

Bridges) 


Amount 
of AA 
(Rs.in 


AANo. 
and date 


Phykfcai Protest in % 


Tedmical 

Sanction 


Sanction 


Upisithe 

endt^f 

Pr^ous 

Yaf 


r 


ng 

Year 


Total 
Progress 
upto the 
end of the 
Quarter 



Signature 

Executil^e Engineer of the PWD 


Fom-m 

Expenditure Report of Works Executed from Central Road Fund 


Mondi 


State: 


Head of Acdount to which the expenditure is debitable: 


SI. 

No. 


Name of 
tn project 


Job No. 


Amount of 

Cmttral 

assistance 

approved 

fM:the 

work 


-- 

Progressive 
total of 
funds 

released ^ 
upto end ' 
of the 
previous 
financial 
year 

li 

Total 

expenditure 
incuned 
against 
the work 
upto the 
end of 
previous 
financial 
year 

Ejqxndi' 

turefrom 

Ist ^>ril 
of the year 
underreport 
to ^ end 

«fl^ 

previous 

month 

5 

6 

7 





tu^ during 
the month 
to which 
tljei return 
rentes 


To al of 
Cotuiims 
5, < > and 
7 


Remarks 
(if any) 
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